CITY OF FAIRFIELD 


RESOLUTION NO. 2015 - 67 

RESOLUTION OF THE CITY COUNCIL APPROVING PLANS AND SPECIFICATIONS 
AND AWARDING A CONTRACT TO BERGER CONCRETE, INC. FOR THE 
CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 


WHEREAS, the bid opening for the Cordelia Community Park Dog Park Pavement 
Project took place on March 17, 2015; and 

WHEREAS, the apparent low bidder was Berger Concrete, Inc. in the amount of 
$162,863.78. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 


Section 1. The plans and specifications for the Cordelia Community Park Dog Park 
Repavement Project are hereby approved. 

Section 2. The City Manager is authorized to enter into a contract with Berger 
Concrete, Inc. for the Cordelia Community Park Dog Park Pavement Project in the 
amount of $162,863.78. 


Section 3. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 4. The City Manager is hereby authorized to implement the above-mentioned 
contract. 

PASSED AND ADOPTED this 21 day of April 2015, by the following vote: 


AYES: COUNCILMEMBERS: 

NOES: COUNCILMEMBERS: 

ABSENT: COUNCILMEMBERS: 

ABSTAIN: COUNCILMEMBERS: 


Price/Timm/Bertani/MovA/accaro 


NONE 


NONE 


NONE 



MAYOR 








ARTICLES OF AGREEMENT 


THIS AGREEMENT, made on the day of \\ _, 2015, by and between 

CITY OF FAIRFIELD, party of the first part, her^nafter called the CITY, and BERGER 
CONCRETE, INC., party of the second part, hereinafter called the CONTRACTOR. 

It is understood Engineer representing the CITY shall be the City Engineer of Fairfield, 
acting directly or through properly authorized agents. 

WITNESSETH, that the CONTRACTOR and the CITY, for the consideration hereinafter 
named, agree as follows: 

I. SCOPE OF WORK 

The CONTRACTOR hereby agrees to furnish all of the materials and all of the 
equipment and labor necessary and to perform all of the work shown on the plans and 
described in the specifications for the project entitled: 

CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 

all in accordance with the requirements and provisions of the following Documents 
which are hereby made a part of this Agreement: 

a. Plans prepared for same by Callander Associates Landscape 
Architecture. Inc., numbered LI through L6 and dated February 11, 2015. 

b. Advertisement for Bids. 

c. The Accepted Bid, dated March 17. 2015. 

d. Instructions to Bidders. 

e. Specifications consisting of: 

1) Special Provisions. 

2) City of Fairfield Standard Details and Specifications, 2014 edition. 

3) Standard Specifications issued by State of California, Department of 
Transportation, Division of Highways, dated July, 2006. 

f. Performance Bond, dated 1'^ 2015. 

g. Labor and Material Bond, dated 2-Y) 2015. 
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All of said documents are intended to cooperate so that any work called for in one and 
not mentioned in another, or vice versa, is to be executed and performed the same as if 
mentioned in all of said documents. Said documents, comprising the complete Contract, 
are sometimes hereinafter referred to as the Contract Documents. Should there be any 
conflict between the terms of this instrument and the bid or proposal of CONTRACTOR 
or any of the other Contract Documents, this instrument shall control. 

II. TIME OF COMPLETION 


a. The work to be completed under this Contract shall be commenced upon 
written notice to proceed. 

b. The work shall be completed within sixty (60) calendar days after the 
date of written notice to proceed. 

c. Failure to complete the work within the number of days stated in this 
Article, including extension granted thereto as determined by the 
Engineer, shall entitle the City to deduct from the monies due to the 
CONTRACTOR as "Liquidated Damages" (LDs) an amount equal to Five 
Hundred Dollars ($500) for each calendar day or fraction thereof that 
expires after the time specified herein of the Contractor to complete the 
work and the facility or Improvements are useable for its intended use. 
LDs shall apply cumulatively and shall be presume to be damages 
suffered by the City resulting from delay in the completion of work. 

d. Liquidated Damages for delay in completion of work shall only cover 
administrative, overhead, general loss of public use damages, interest on 
bonds and lost revenues when applicable, suffered by the City as a result 
of delay. LDs shall not cover the cost to complete the wotic, damages 
resulting for defective work, costs of substitute facilities, or damages 
suffered by others who seek to recover their damages for the City (for 
example, delay claims from other contractors, sub-contractors, tenants, or 
third-parties, and defense costs thereof. 

III. CONTRACT SUM 


a. The CITY shall pay to the CONTRACTOR for the performance of the 
Contract the amounts determined for the total number of each of the 
following units of work completed at the unit price stated thereafter. The 
number of units contained in the attached schedule Is approximate only, 
and the final payment shall be made for the actual number of units that are 
incorporated in or made necessary by the work covered by the Contract. 

b. Extra work not included in Article I, but authorized after the date of the 
Contract that cannot be classified as coming under any of the Contract 
units, may be done at mutually agreed-upon unit prices, or on a lump sum 
basis, or under the provisions of Section 9 of the City of Fairfield Standard 
Specifications and Details General Provisions. 
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CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 


Item 

No. 

Item of \Nork 

Unit 

Qty 

Item Price 

Total Price 

1 

TEMPORARY CONSTRUCTION FENCE 

LS 

1 

$3,125.00 

$3,125.00 

2 

MOBILIZATION 

LS 

1 

$20,015.00 

$20,015.00 

3 

DEMOLITION, CLEARING & GRUBBING 

LS 

1 

$28,169.00 

$28,169.00 

4 

BARK MULCH 

CY 

22 

201.23 

$4,427.06 

5 

STRIPING 

LS 

1 

$2,671.00 

$2,671.00 

6 

CONCRETE PAVEMENT 

SF 

13,164 

$7.73 

$101,757.72 

7 

SITE FURNISHINGS 

LS 

1 

$2,699.00 

$2,699.00 



















































































































TOTAL BID PRICE 

$162,863.78 
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IV. 


PROHIBITED INTERESTS 


No employee of the City of Fairfield shall have any direct financial interest in this 
contract. This contract shall be voidable at the option of the City if this provision is 
violated. 

V. WORKERS' COMPENSATION 

Contractor hereby certifies that Contractor is aware of the provisions of Section 
3700 of the Labor Code which require every employer to be insured against liability 
for workers' compensation or to undertake self-insurance in accordance with the 
provisions of that Code, and that Contractor will comply with such provisions 
before commencing the performance of the work of this contract. 

IN WITNESS WHEREOF, the parties have executed this Agreement the day and year first 
above written. 


WITNESS: 



CITY OF FAIRFIELD 


By_J^LGuw 


City Manager 


BERGER CONCRETE. INC. 


CONTRACTOR 




Ltt) 

. 


Title 


Licensed in accordance with an act providing for the 
registration of contractors. 

Contractor's License: 

a. Class: C-8. A _ 

b. Number 675120 _ 

c. Expiration Date:_ 10/31/2015 _ 

FEI Number 91-1836710_ 
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EDO REPORTING REQUIREMENTS CHECKLIST 


Effective January 1, 2001 the State Employment Development Department (EDD) requires the following. 


Please complete the following: (To be complete by the department) 

Department: _ Date of Contract: _ 

Authorized Res. No.: _ Contract Expiration Date: _ 

Person Reviewing EDD Requirements _ 

EDD REPORTING REQUIREMENTS . When CITY executes an agreement for or makes payment to CONSULTANT in the amount 
of $600 (six hundred dollars) or more In any one calendar year, CONSULTANT shall provide the following information to CITY to 
comply with EDD reporting requirements: 


A. Whether CONSULTANT is doing business as a sole proprietorship, partnership, limited liability partnership, corporation, 
limited liability corporation, non-profit corporation or other form of organization. 

B. If CONSULTANT is doing business as a sole proprietorship, CONSULTANT shall provide the full name, address and 
social security number or federal tax identification number of the sole proprietor.\ 

C. If CONSULTANT is doing business as other than a sole proprietorship, CONSULTANT shall provide CONSULTANT’S 
federal tax identification number. 


Dear Contracting Company: 

Pursuant to your contract with the above-mentioned City of Fairfield Department, you are required to complete box 1 AND box 2 
below. 

Please Indicate the type of business and provide the information requested: 


BOX1 



FULL NAME 

. Xr~)C_. 

ADDRESS 

'?£> Maa 

CITY, STATE, ZIP 

\J LA "^3^81 


BOX 2 





SOLE PROPRIETORSHIP 



PARTNERSHIP 



LIMITED LIABILITY PARTNERSHIP 


>< 

CORPORATION 



LIMITED LIABILITY CORPORATION 



NON-PROFIT CORPORATION 



OTHER FORM OF ORGANIZATION 



PLEASE RETURN THIS FORM WITH THE SIGNED CONTRACT TO THE CITY OF FAIRFIELD 
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EDO REPORTING REQUIREMENTS CHECKLIST 


Effective January 1, 2001 the State Employment Development Department (EDD) requires the following. 


Please complete the following: (To be complete by the department) 

Department: _ Date of Contract: _ 

Authorized Res. No.: _ Contract Expiration Date: _ 

Person Reviewing EDD Requirements _ 

EDD REPORTING REQUIREMENTS . When CITY executes an agreement for or makes payment to CONSULTANT in the amount 
of $600 (six hundred dollars) or more in any one calendar year, CONSULTANT shall provide the following information to CITY to 
comply with EDO reporting requirements: 


A, Whether CONSULTANT is doing business as a sole proprietorship, partnership, limited liability partnership, corporation, 
limited liability corporation, non-profit corporation or other form of organization. 

B, If CONSULTANT is doing business as a sole proprietorship, CONSULTANT shall provide the full name, address and 
social security number or federal tax identification number of the sole proprietor.V 

C, If CONSULTANT is doing business as other than a sole proprietorship, CONSULTANT shall provide CONSULTANTS 
federal tax identification number. 


Dear Contracting Company: 

Pursuant to your contract with the above-mentioned City of Fairfield Department, you are required to complete box 1 AND box 2 
below. 

Please indicate the type of business and provide the information requested: 

BOX1 


FULL NAME 


ADDRESS 


Seryjf- Xr-XL. 


CITY, STATE, ZIP 


y iridCLiJur-a tA 


BOX 2 


AND 




SOLE PROPRIETORSHIP 



PARTNERSHIP 



LIMITED LIABILITY PARTNERSHIP 


wm 

CORPORATION 

^1- I&36.1IA 


LIMITED LIABILITY CORPORATION 



NON-PROFIT CORPORATION 



OTHER FORM OF ORGANIZATION 
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Bond No. 1253229 


PERFORMANCE BOND 

KNOW ALL PERSONS BY THESE PRESENTS that: 


Premium Amount: $4,886.00 


WHEREAS the City of Fairfield (“City”) has awarded to Berger Concrete, inc. 
PO Box 402 


Vineburg, CA 95487 _ 

fA/ame and address of Conbactor) 

( Contractor*) a contract (the “Contract") for the work described as follows: 

CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 
WHEREAS, Contractor is required under the terms of the Contract to furnish a bond for 
the faithful performance of the Contract. 

NOW, THEREFORE, we. the undersigned Contractor, as Principal, and old Republic 
Surety Company _ 


P.O. BOX 1635, MILWAUKEE. Wl 53201 - 1635 

- -- - - ■ ■' --- 

(Name and address of Surety) 

(“Surety") a duly admitted surety insurer under the laws of the State of California, as 
Surety, are held and firmly bound unto City in the penal sum of One Hundred Sixty Two 
Thousand Eight Hundred Sixty Three and 78/100 ___ 

Dollars ($JL62.863. 78 _ L this amount being rrot less than 

one hundred percent (100%) of the total contract price, in lawful money of the United 
States of America, for the payment of which sum well and truly to be made, we bind 
ourselves, our heirs, executors, administrators, sucx:essors. and assigns, jointly and 
severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded 
Contractor, his, her or Its heirs, executors, administrators, successors or assigns; shall 
in all things stand to and abide by, and well and truly keep and perform all the 
undertakings, terms, covenants, conditions and agreements in the Contract and any 
alteration thereof made as therein provided, on toe Contractor’s part to be kept and 
performed, all within the time and in the manner therein specified, and in all respects 
atxording to their true intent and meaning, and shall indemnify and hold harmless City, 
its officers, agents, and others as therein provided, then this obligation shall become 
null and void; otherwise, it shall be and remain in full force and effect. 

In case suit is brought upon this bond, Surety further agrees to pay ail court costs and 
reasonable attorneys* fees in an amount fixed by toe court. 
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FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, of of 
the work to be performed thereunder, or the specifications for the same, shall In any 
way affect its obligations under this bond, and it does hereby waive notice of any suOh 
change, extension of time, alteration, addition, or modification to the terms Of the 
Contract or to the work or to the specifications thereunder. Surety hereby waives the 
provisions of Catifomia Civil Code §§ 2845 and 2849. City is the principal beneficiary of 
this bond and has all rights of a party hereto. 

IN WITNESS WHEREOF, hflro (2) identical counterparts of fills instrument, each of 
which shall for all purposes be deemed an original hereof, have been duly executed by 
Goritractor and Surety, on the date set forth below, the name of each corporate pari^ 
being hereto affixed and tfiese presents duly signed by its undersigned 
representatiVe(s) pursuant to authority of its governing body. 

Dated: April 28,2015 _ 


“Contractor" 

Berger Concrete. Inc. 




Title: Attomey-in-Fact 


By;_ 

Title 


By: n/a 
Title 


(Seal) 


(Ses^) 


Note: This bond mu^ be executed in duplk^e and dated, ali signatures must be notarized, and evidence of the 
authority of any (mrson signing as affomey>/n*fecf must be aSadled. 
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ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 

State of California 

County of Sonoma _) 

On May 1st 2015 _before me, Joseph J Lemas _ 

(insert name and title of the officer) 

personally appeared Robert S Berger _^ 

who proved to me on the basis of satisfactory evidence to be the person{^ whose name(§) is/ar6 
subscribed to the within instrument and acknowledged to me that he/sl^/th/^y executed the same in 
his/lysr/th^ir authorized capacity(i^), and that by his/l^r/tl?feir signature()^) on the instrument the 
person(pf), or the entity upon behalf of which the person(^ acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 

rSSl^ * JOSEPH J. LMAS‘ * I 
COMM. *2079785 z 

WITNESS my hand and official seal. Notanf Public • California § 

Sonoma County 

1 x8p|H^>fc Conan. Eigwas Aug. 28,2018 f 





OLDMPUBLIC 


SURETY COMPANY 


POWER OF ATTORNEY 


KNOW|t;. |yIEN BY THESE PRESEHTS; That OLD REPUBLIC SURETY COMPANY, a Wisco^in stGiek insurance coiporatioi^ ^es make, constitute and 
appoint: .... ’ - 

DAVID G. H^RI^ JULIA ANN PITTA, OF V#LNyT CREEK, CA 


jls true and lawftil Attom&^||J-k-J'act, with full power and Mij^i^Hty, not exceeding $50,00^000^ for and on behalf of the 4om|^ as surety, to execute an^deliver 
and affix the seal of the coifip%%ereto (if a seal is requirdd5,^®nds, undertakings, recogniz^eis or other written obligatfdfi^M the nature thereof, (other than bail 


_ . , __black lung 

bonds), asl^ws: jiU .ip 

ALL^^te^N INSTRUMENTS I^^ftHlOUNT NOT TO EXqi^AN AGGREGATE OF i p 

FlVEliML4^iJ^LLARS($5,000,(W6)~|H4^r-FORXWVSiM&E 

OBLlGAT^jypq^lDLESS OF THE ftU?^R OF INSTRUMENT^FQR THE OBLIGATtebLiP 

OLD REPt^p^j^^^ETY COMPANY tlt^eby ,i^d all of the acts of said Attora^a-in-Fact, pursuant tofA^CLpj^i^ts, are ratified and 
’pis document is not vtfi^W^silrintedon colored badk^tMd and is mpi^colored. 'fhisi^jhtment is made under a^^ authority of the boaid of diifet^! 

special meeting held od^l^ry 18,1982, 'This PoW#idf Attorney is signed and seat^%^&simile under and by ttluttdrity of the following resoMtiiM" 
adopted by the board of directors of die OLD REPUBLIC SUft&TY COMPANY on February 18,1982. 

RESOLVED that, the president, any vk^jiresident, or assistant vice p^lFident, in conjunction with theisecretary or any assistant secrej^, ipay appoint 
attorr^s-jffigact or agents with authq^; ^:^tined or limited in the ihfcrtfet evidencing the appoitoLenfem each case, for and on &^lTbf the company to 
execut^fnd d^iv^r and affix the seaFifttt 9 P^|ny to bonds, underta&gs,T^jfpgnizances, and sure^^p ol^iptions of all kinds; aji^iaid; 0 |l|cers may remove 
any such atfpiiieyyk-fect or agent and revo^ffij^ower of Attorney previeSy ^^ted to such person, vP 

RESOLVEiypOTt-l^R., that any bond, undtettSm^fecopizance, or sure^S^ ol^kipn shall be valid aStttSiid^^uppn the Company ' . Pi 

; (i) when signed^ ttie president, any vice presi^t or ^|^t vice president, ataWtaeStId and sealed (if a sealtte^i^d) by any secretary 

secretary; or M 

(ii) when signed by ttfe^^dent, any vice president ©ii#Kstant vice president, secrdtify^Fassistant secretary, and Mj^^igned and sealed (if a seyLfe 
required) by a duly audiorized attomey-in-fact or agent; or 

(iii) wh^ duly executed and sealed (if a jeal be required) by one or more attomeys-in-fact or agents pursuant to and within the limits of die authority 

evii^ced by the Power of Attome^^ued by the company to such^pmon or persons. .4# ;# 


RESOt^ti^gTHER, -- ^ v.. 

certificatioQ authorizing the execut^nifidldeliveiy of any bond, un^rffi||g, recognizance, or 
signature so used shall have |^ ^le ^ce and effect as thoife mlhuaRy affixed. 


or 

% and such 


WITNESS W^PK^^^LD REPUBLIC SURETY COMPANY has caused ihdse^pj^S^hts to be signed by it^j^pirt^ftcer, and its corporat^"ilS|ij:pbe:. 
_:^edthis 20TH ttn.fi fcvof JANUARY, 





COUNTY OF W^^^A-SS 


if- 

IP SEAL :l| 


OLD REPUBUC SURETY COMPANY 


, STATE OF 

4 On this _20TlMM^^^^^ y of JANUABffi2b>^ , personally cam^hefpreAe^ 



" Ji^ident 


Phyllis M. JoKiia^ 


tlSSd, 


> to me knbvi^ individuals and offic^^f iis OLD REPUBLIC Sutoc^OMPANY who execul^^^bove 

^Istrument, and they each a^Wedged the execution of ttfe '^ftfe, and being by me duly swoi; did severally depose and ^^^05at they are the said offic^^ffie 
corporation aforesaid, and that the seal affixed to the above instrument is the seal of the corporation, and that said corporate seal and their signatures as such officers 



yt. — 

JLX NotMyPuMff 





4 ^ Myboini^sion gxpires: 9/28^918 

CSITIFICATE rf# 9 ^ ^4^|piration of notary cbmmfsSi^does not Invalidate ^i^g^^ent) 

I, the undersigned, assif^fcnetaiy of the OLD REpBS#C SURETY COMPANY, "tfW^bnsin coiporation, CERTlF^Kt the foregoing and attacH^Swer 
of Attorney remains in full force and has not been revoked; and furthermore, that the Resolutions of the board of directors set forth in the Power of Attorney, are now in 
force. 4= 4. 


31-118^. 


^nSBAL 


Signed and sealed at 3 ^ of Brookfield, WI this fiM^h day of Apri^i^/i#i201 5 . 




HEFFERNAN INSm^jfCfffeROKERS 


IHIS DOCUMbKsI HAS A COLORED BACKG'l^Odif^^ANB IS MULTI-COLORLO ON THE FACE, THE COWPANY LOGO APPEARS O'N THE 









ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 

State of California 

County of contra Costa _) 

On 04/28/2015 before me, R. 0 Bra, Notary Public 

(insert name and title of the officer) 

« 

personally appeared Julia Ann Pitta _ 

who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the 
person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 



Bond No. 1253229 

PAYMENT BOND 
{LABOR AND MATERIALS) 

KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield ( City ) has awarded to Berger Concrete. Inc. _ 

PO Box 402 ___ 

Vineburg, CA 95487 ___ 

(Name and address of Contactor) 

(“Contractor”), a €x>ntract (the “Contract") for the work described as follows: 

CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 

WHEREAS, Contractor is required under the terms of the Contract and the California 
Civil Code to secure the payment of claims of laborers, mechanics, material men, and 
other persons as provided by law. 


NOW, THEREFORE, we, the undersigned Contractor, as Principal, and Old Republic 
Surety Company _ 

P.O. BOX 1635, MILWAUKEE, Wl 53201 - 1635 _ 

(Name and address of Surety) 

(“Surety”) a duly admitted surety Insurer under the laws of the State of California, as 
Surety, are held and firmly bound unto City in the penal sum of One Hundred sixty Two 

Thousand Eight Hundred Sixty Three and 78/100 _ 

Pdllars ($ 162.863.78 _), this amount being not less than one hundred 

percent (100%) of foe total contract price, in lawful money of foe United States of 
Arifodca, for foe p which sum well and truly to be made, we bind ourselves, 

bur heirs, executors, adrrilnistrators, successors, and assigns, jointly and sevreraliy. 
firmly fay these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if foe hereby bounded 
Contractor, his, her or its heirs, executors, administrators, successors or assigris, or 
sUbcOntreGtGrs shall fall to pay any of foe persons namexi in Sectfon 3181 of foe Califbmla 
Ghril Code, or any amount under foe Unemployment Insurance Code vtHfo resp^ 

work Or labor perforntod under foe Contract, or for any antounts required to be dedud^^ 
withheld, arid paid o\rer to the Employment Development Departmerit from foe wag 
employees of the Contractor and subcontractors pursuant to Section 13020 of the 
Unemployment insurance Code, wifo respect to vrork or labor performed under foe 
Gdrttract, fo pay for foe same In an amount not exceeding foe penal sum 

specified in this bond; otherwise, this obligation shall become null and void. 

This bond shall inure to the benefit of any of the persons named in Section 3181 of foe 
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Galifomia Civil Code so as to give a right of action to such persons or their assigns in 
any suit brought upon the bond^ In case suit is brought upon this bond, Surety fUfther 
agrees to pay all court costs and reasonable attorneys* fees in an amount fixed by the 
court. 

FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Gontractf of of 
Ihe wbric to be per^ thereunder, ortfie specifications for the same, shall in any 
way affect its obligations under this bond, and it does hereby waive notice of any such 
charige, extension of time, alteration, addition, or modification to the terms of the 
Contract or to the work or to the specifications thereunder. Surety hereby waives the 
provisibns of California Givii Code §§ 2845 and 2849. 

IN WITNESS WHEREOF, two (2) identical counterparts of this instrurr^nt, each of 
which shall for all purposes be deemed an original hereof, have been duly executed by 
CbhtracSer and Surety, on the date set forth below, the name of each corporate patty 
being hereto affixed and these presents duly signed by its undersigned 
represeritattve{s) pursuant to authority of its governing body. 

fepreserrtative(s) pursuant to authority of its governing body. 

Dated: April 28, 2015 _ 


“Contractor’ 



Title 



Title: Attorney-in-Fact 

By: ri/a __ 

Title 


fSea/j 


(Seal) 


Note: This bond must be executed in dupticate and dated, alt signatures must be notmzed, and evidence of the 
authority of any person signii^ as attomey-in-fact must be aflacted. 
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ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 

State of California 

County of_ Sonoma _) 


On May 1st, 2015 _before me. Joseph J Lemas _ 

(insert name and title of the officer) 

personally appeared Robert S Berger __ 

who proved to me on the basis of satisfactory evidence to be the personas) whose name(6) is/afe 
subscribed to the within instrument and acknowledged to me that he/sKe/th^y executed the same in 
his/tv4r/th^ir authorized capacity(i^), and that by his/h/r/th6ir signature(^ on the instrument the 
person($), or the entity upon behalf of which the person(^) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


r 



I 




JOSEPH J.UMAS 
COMM. #2079785 
Notary Public 
Sonoma County 
My Comm. Effhas AuQ. 28,2018[ 


California g 



Z OLD Kft Pf IRT iirt SURETY COMPApf 

^ ^ ' ' POWER OF ATTORNEY 

KNOW ^LL;1V1EN by THESE PRESJ|WTS: -That OLD REPUBLIC SURETY COMPANY, a Wiscoii^m stock insurance corporatiouv-does^make, constitute and 
appoint: ... 

DAVID G. JULIA ANN PITTA, OF \pLN^ CREEK, CA 


its true and lawful Attomq^^jfacL with full power an^Mf^Qrity, not exceeding $50,0®,000^ for and on behalf of theJjSi^^y as surety, to execute arid deliver 
and affix the seal of the cori^Sp^ereto (if a seal is requirSp i^nds, undertakings, recognisances or other written obligatW Wthe nature thereof, (other tiiii bail 
bonds, bank d^sitory bonds, mortgage deficiency bonds, mortgage guaranty bonds, guarantees of installment paper and note guaranty bonds, self-insurance workers 
compensation J^nds guaranteeing payment o^baiefits, asbestos abatement contract bonds, waste management bonds, hazardous waste remecbation bonds or black lung 
bonds), as Qi{bws: 

ALLj^^ifeN INSTRUMENTS I^^^OUNT NOT TO EXqlgD^ AGGREGATE OF .lUii 

FIV^1WL^pii^LlARS($5,000,!B5)-^??gP^--FOR ANY piiiC^E 

OBLIGAT%Kf#QARULESS OF THE ilyji^R OF INSTRUMENT^jgS^ffl) FOR THE OBLlGAf 

i^d to bind OLD REP^^h<^^^ErY COMPANY U]^r^y^ 4 ~^d all of the acts of saidiAttorndys-in-Fact, pursuant toiillfiie^e^ts, are ratified and - 

TOs document is not vffit^i^frintedon colored balkgfljted arid is multiycolored. This appointment is made under^Sy authority of the board of diteSorri: 

special meeting held 18,1982. This Pow^^ Attorney is signed and seal^T^-facsimile under and by th^^^^drity of the following resoMl^M 

adopted by the board of director of the OLD REPUBLIC SURETY COMPANY on February 18,1982. 


RESO^JlED that, the president, any viippresident, or assistant vice pr^ident, in conjunction with thegieretary or any assistant secr0^, may appoint 
attor^^-^fact or agents with autho^-^|iefined or limited in the fcfti^i^t evidencing the appogfcj^n each case, for and on Sb^irif the company to 
exec®^ ^liH?r and affix the seaWW ^^ffiny to bonds. undertAiri^gs^r^q^izances, and suftpMp obligations of all kinds; afitf^ktofficers may remove 
any such a^!Me>2iB-fact or agent and revoJ|pMij^ower of Attorney previqiriliy g^t to such person. 

RESOLVEfilito^^pt, that any bond, undMfcgJBcqgnizance, or sur^^lrip qbi^ritiqn shall be valid afWffi^ptigm the Company 

(i) when signe<^ tte.pi|sident, any vice presi^tf or ^Stant vice president, ariMrilteiri^. and sealed (if a sea^bB%(^®d) by any secretary or ^sist^f 

secretary; or ^ ' m ^ 

(ii) whm signed by t^^^dent, any vice presidenfOftassiMant vice president, secretripri^ assistant secretary, and Sftl^igned and sealed (if a sS.be: 
required) by a duly authorized attomey-m-&ct or agent; or 

(iii) whe| duly executed and sealed (if ajeal be required) by one or more attomeys-in-fact or agents pur^iant to and within the limits ofthe authority 

evi^pced by the Power of Attom^psued by the company to such prison or persons. i# . if 

RESlffi^toj^^THER, that the sig^^^ p^l^y authorized officeri^^lrie s^l of the company ma^i^k!^^by facsimile to any®0^i^ of i^ttomey or 
certificatio| authorizing the execut^ri'^^elivery of any bond, ui^eril^g, recognizance, or oth^pK^hip obligations ofthe and such 

signature so used shall havei^^pre force and effect as thoU^jjUu^y affixed. ^v. 


1% IN WITNESS REPUBLIC SU1BtY; ^5mPANY has caused tfiesepresdnts to be signed by iti^pb^^^cer, and its corpora^seal tb^be 

^ 0 ^ 20TH of JANUARY,#tot. ^ 



lUsWMLm 


OLD REPUBLIC SURETY COMPANY 


STATE OF COUNTY OF ^^^A-SS f~ %B^;^ident-mSI ^ 

^ ^ ^^ 20T^^r]^^^ lav of JANUA^^Af^f. , personally cam^hefoii^irie,__i#d. : 

_ Phyllis M. Johi^^j to me kno\«^4fehf#ie individuals and oftic#bfl(e OLD REPUBLIC SURpTi^OMP ANY who execu^g^jbove 

^Mtrument, and they each a^^Wedged the execution of filWSri, and being by me duly swofe, did severally depose and that they are the said offic^Sl^the 

corporation aforesaid, and that the seal affixed to the above instrument is the seal of the corporation, and that said corporate seal and their signatures as such officers 
were duly and subscribed to the said ^^tniment by the authority of th^board of directors of said coip^tion. 

^ ^ MyMon^^n^pires: 9/2i^1 

^^O'lFICATE ^ ^ ^p^C^lratlon of notary c^f^^^Joes not Invalldate^^^f^ent) 

I, the undersigned, ass^^teretary ofthe OLD REi^M® SURETY COMPANY, i'V^^onsin corporation, CERfthe foregoing and atta^WKwer 
of Attorney remains in full force and has not been revoked; and furthermore, that the Resolutions ofthe board of directors set forth in the Power of Attorney, are now in 










ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 

State of California 

County of Contra Costa _) 

On 04/28/2015 before me, ^^eghan R. 0 Bra, Notary Public 

(insert name and title of the officer) 

personally appeared Julia Ann Pitta _ 

who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the 
person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALPr' OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 




CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


PROPOSAL 

CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 

To the City Clerk of the City of Fairfield: 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to 
furnish all materials, labor, equipment, and perform all the work in strict accordance with said 
plans, specifications, and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 15 working 
days of receipt of such notice execute a formal contract agreement with the City of Fairfield, with 
necessary bonds and certificate and city standard form endorsement of insurance. He also agrees 
that, in the case of default in executing the contract, the proceeds of the check or bond 
accompanying his bid shall become the property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon written 
notice to proceed and shall diligently prosecute the same to completion before the expiration of 
sixty (60) calendar days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, 
and for each lump sum item a total for the item, all in clearly legible figures in the respective 
spaces provided for this purpose. In the case of unit basis items, the amount set forth under the 
"Total" column shall be the extension of the item price bid on the basis of the estimated quantity 
for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the 
item price shall prevail, provided, however, if the amount set forth as an item price is 
ambiguous, unintelligible or uncertain for any cause, or is omitted, or is the same amount as the 
entry in the "Total" column, then the amount set forth in the "Total" column for the item shall 
prevail and shall be divided by the estimated quantity for the item and the price thus obtained 
shall be the item price. 

The following quantities are approximate only, being given as a basis for the comparison of 
bids, and the City of Fairfield does not expressly or by implication agree that the actual amount 
of work will correspond therewith and reserves the right to increase or decrease the amount of 
any portion of the work or to omit portions of the work as may be deemed necessary or 
advisable by the Engineer. The undersigned further agrees to accept the aforesaid unit bid 
prices in compensation for any additions or deductions caused by variation in quantity due to 
more accurate measurement or by any changes or alterations in the plans or specifications of 
the work. 


PROPOSAL 

P-1 


BERGER CONCRETE, INC. 

_ P.O. BOX 4ftg _ 

YEVEBIJRG, €A 95487 



Bidder acknowledges receipt of the following addenda: 


Addendum No. 
Addendum No. 
Addendum No. 
Addendum No. 


Date: QQljrtLH 

Date: _ 

Date: _ 

Date: 


BERGER CONCRETE, INC. 
P.O.BOX402 
TINEBIJRG,€A 95487 


PROPOSAL 

P-2 




CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


CORDELIA COMMUNITY PARK DOG PARK 

Addendum No. 1 MARCH 10^”, 2015 

This constitutes Addendum No. 1 to the Contract Documents for the CORDELIA 
COMMUNITY PARK DOG PARK. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this 
signed Addendum to the Bidder’s Proposal when submitted. 


PROJECT SPECIFICATIONS 


Instructions to Bidders (white section) : 

1) Page IB-I; Item 3 “Bidder’s Guaranty." 

In the first sentence delete C-12 contractor license as noted and replace 
with the C-8 contractor’s license. 

Replace first sentence with: 

"The Prime Contractor, herein referred to as “Contractor", shall be duly licensed, A 
or ^42 in atxordance with provistons of the Contractor's License Law as 
contained in Division 3, Chapter 9 of the Cdikmtia Business and Pro^ssional 
Code..." 

Please note that the City will only accept an A or C-8 license as the Prime 
Consultant. 


APPROVED: 


ACKNOWLEDGEMENT: 



1 


BERGER CONCRETE, INC. 
P.O.ROX402 
V1NEB1JRG,CA 95481 









CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 

BID SCHEDULE 



Bidder shall complete this form legibly and in its entirety. An incomplete form shall be grounds 
for disqualification of the bid. 

CORDELIA COMMUNITY PARK DOG PARK PAVEMENT PROJECT 


PROPOSAL 

P-3 


tEm tEB COWCRETE^ INC. 

P.O. BOX 402 
VINEBIJRG, CA 95487 
























DESIGNATION OF SUBCONTRACTORS 


In accordance with Section 8 of the General Provisions of the City of Fairfield Standard 
Specifications and Details for this contract, the following list of subcontractors is submitted with 
the proposal and made a part thereof. The bidder shall note that he shall perform with his 
own organization at least 50% of the work with the remainder of the work performed by 
subcontractors. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed 
under the contract, he shall be deemed to have agreed to perform such portion himself, and he 
shall not be permitted to subcontract that portion of the work except under the conditions 
hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was 
designated in the original bids shall only be permitted in cases of public emergency or 
necessity, and then only after receiving written approval from the Engineer. 

The name, license number, and location of the shop or office of each subcontractor who will 
perform work or labor or render service to the Contractor in or about the construction of the 
project, the portion of the work to be performed by each subcontractor, and the percent of the 
total contract to be performed by each subcontractor, is set forth below. All columns are to be 
filled out. However, the information on percent of total contract may be submitted either with the 
bid, or within twenty-four (24) hours after the deadline for receipt of bids. 


Subcontractor’s Name and Address 

Subcontractor’s 
License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 

1 ) UO i-W P “^5 ' ' iTrC. 


,5Vr.p‘io(}, 

iv. 


■ ■ ... .. 

Il'Kdizjr) 

i7. 

3) 




4) 




5) 




6) 



1 

1 

L- 


Note: Attach additional sheets if required 


BERGER CONCRETE, INC. 
R.O. BOX 40a 
UNEBIJRG, CA 95487 


PROPOSAL 

P-4 


















NONCOLLUSION DECLARATION TO BE EXECUTED 

BY 

BIDDER AND SUBMITTED WITH BID 


The undersigned declares: 

I am the O' ^ ^ _of L)C->r~A£^ CoOCttJ^ the party making 

the foregoing bid. 

The bid is not made in the interest of, or on behalf of, any undisclosed person, partnership, 
company, association, organization, or corporation. The bid is genuine and not collusive or 
sham. The bidder has not directly or indirectly induced or solicited any other bidder to put in a 
false or sham bid. The bidder has not directly or indirectly colluded, conspired, connived, or 
agreed with any bidder or anyone else to put in a sham bid, or to refrain from bidding. The 
bidder has not in any manner, directly or indirectly, sought by agreement, communication, or 
conference with anyone to fix the bid price of the bidder or any other bidder, or to fix any 
overhead, profit, or cost element of the bid price, or of that of any other bidder. All statements 
contained in the bid are true. The bidder has not, directly or indirectly, submitted his or her bid 
price or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, to any corporation, partnership, company, association, organization, bid depository, or 
to any member or agent thereof, to effectuate a collusive or sham bid, and has not paid, and will 
not pay, any person or entity for such purpose. 

Any person executing this declaration on behalf of a bidder that is a corporation, partnership, 
joint venture, limited liability company, limited liability partnership, or any other entity, hereby 
represents that he or she has full power to execute, and does execute, this declaration on 
behalf of the bidder. 

I declare under penalty of perjury under the laws of the State of California that the foregoing is 
true and correct and that this declaration is executed on at 

_[city],_ CA _[state]. 


I certify (or declare) under penalty of perjury under the laws of the State of California that the 
foregoing is true and correct. 


/7 / /6 _ 

(Date) 




NOTE: THIS FORM MUST BE NOTARIZED. 


PROPOSAL 

P-5 


BERGER CONCRETE, INC, 

- P.O. BOX 408 - 

VINEBURG, CA 95487 




cjT- CLono^cc:^ Xocl. 


Name bPFirm 


\jio\-^ lkx-a 

Business Address 

-|Dl- '^35- 5%Cg _ 

Phone Numb^ 

Signature of Responsible Official 


g/l HS^n 


Contractor's License: 

a. Class: C. * 8^ ■ 

b. Number: 6n.^iQo 


c. Expiration Date: tO l^>\ 

FEI Number: ^ I- I IQ 


If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or 
names of all partners. , ^ , 

XoCL. 


S-^'bergpr' -l>rrT>A.rAl f'e:£, 


BERGER CONCRETE, INC. 
P.O. BOX 402 
VINEBIJRG, CA 95487 


PROPOSAL 

P-6 
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l Ol j) REPUBLIC SURETY COMPANY : ; y. v: V: ^ v / ■ : . : ■ _ 

POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS; that OLD REPUBLIC SURETY COMPANY, a Wisconsin stock ihsurahcie corporation, 
ddes make, constitute and appoints 

DAVID G. HARRIS, STEPHANIE WOBIDEN, NICOLE EVANS, OF WALNUT CliEEK/: CA 


its true and lawful Attorney{s)-in-Fact, with full power and authority, not exceeding $10,000,000, for and on behalf of the company as surety, to execute and deliver 
and affix the sea! of the company thereto (if a sea! is required), bonds, undertakings, recognizances or other written obligations in the nature thereof, (otherthan bail 
bonds, bank depository bonds, mortgage deficiency bonds, mortgage guaranty bonds, guarantees of Installment paper and note guaranty bonds, self-insurance 
workers compensation bonds guaranteeing payment of benefits, asbestos abatement contract bonds, waste management bonds, hazardous waste remediation bonds 
orblack lung bonds), as follows: 

ALL WRITTEN INSTRUMENTS IN AN AMOUNT NOT TO EXCEED AN AGGREGATE OF 

FIVE MILLTON DOLLARS ($5,0 -FOR ANY SINGLE 

OBLIGATION, REGARDLESS OF THS NUMBER OF INSTRUMENTS ISSUED . FOR-THD^^^:^^^^ 

and to bifid Okt) REPUBLIC SURETY COMPANY th^rebyc ahtsi all ot the acts of said Attorheys-in-Fact, pursuant to these pdserits, are- 
ratified and confirmed. This document is not valid untess printed oh colored background arid is multi-colored. This appoihtment Is&made , 
under and by authority of the board of directors at Ja special meeting held on February 18,1982. This Power of Attorney is signedandeealetl 
by facsimile under and by the authority of the following resolutions adopted by the board'of directors of the OLD REPUBLIC SURETY 
COMPANY on February 18, 1982. 

RESOLVED that, the president, any vice-president,: or assistant vice president in conjunction with the secretary or any assistant 
secretary, may appoint attorneys-in-fact or agents wftih authority as defined or limited in the instrument evidencing the appointment 
in each case, for and on behalf of the company to execute and deliver and affix the seal bfthe cdm to bonds, undertakings, recog¬ 
nizances, and suretyship obligations of all kinds; and said officers may remove-any such, attotpey-in or agent and revoke any 
Povyer oT Attorney previously granted to such person. 

RESOLVED FUFnHER,^at;iny bond, undertaking, recognizance, or sure^p obli^onshafl bevalid arid bindng iponihe Company 
(i) when signe:! by the president;-any vice president or assistant vice president,.andattested an<|seaiedf if a seal be t^uired) by any secretary or assistant 
secretary; or;-; 

F (ii) when sighed by the president, anyVlcepresident or assistant vice president,; secretiary or assistant Secretary, arri ccuriter^gh^aridseaiid^^fl^ a seal 
be required) by a duly authdhzed attorney-lFirfact or agent; or 

;: (iii) when duly executed and,sealed |f a seal be requtfed) by one or more aiome^in-fact or agents pursuant to ;and;,yyithin |he lirnrts of the ^hority 
evidenced by the Power of Attorney issued by the company to such person or persons. 

RESOLVED FURTHER,that the signatufe of Siny authoriied officer and the seal of the company may be affixed by facsimile to any Power of or 

certification thereof authorizing the ©(ecuto;Srib of any bond, undertaking, recognizance, or other suretyship obligations>of the OQirp^^i^kyd such 

signature and seal when so used shall hdvd the same force and effect as though manually affixed. 


IN WITNESS WHEREOF, OLD REPUBLIC SURETY COMPANY has caused these presents to be signed by its proper officer, and its 


corporate seal to be affixed this 7TH day of JULY, 2 010. 



STATE OF WISCONSIN, COUNtY OF; m - SS 


On this. 7TH day of JULY, ::20:T0 



and RICK A> 40HNS0N to me known to be the ihidivid|uals and officers of the OLD REPUSLIC SURETY COMPANY who execUted the above 
instrument, and they each acknowledged the execution of the s0ne, and being by me duly sworn, did severally depose arid say; 
that they are said officers of the corporation aforesaid, and that thb seal affixed to the above Instrument Is the seal of the corporation, 
and that said cQrp.orate seal and their signatures as such offices duly affixed and subscribed to the said instrument by the authtirity df 
the board of directors of said corporation. ; 


.. 

/* / r^OTAftyX'iV 





Nbtarypublic 

• My commission expire^^ 1.2/02/2012 

. 

■-•CiRTIFICATE 

... I, the undersigned, asstStarit- secretary of the OLD REPUBLIC SUBETY COMPANY, a Wisconsin; corpor#on,dERTlFY:that the 
foregoing and attached Power of Attorney remains in fqll force and has not bedri revoked; and furthermore, thdt the Resolutions of the board of 
directors set forth in the Power of Attorney, are .now Ip force. 

31-1189 

Signed and sealed at the City of Brookfield, Wl this 4 24b-day of _44axcllr---- 20 T 5 


fgfsEAL 

% O \ 


^ I 

T ? 


HEFFERNAN I^sM^CE BROKERS 


—- 

Acsoiol: 



Assistant Secretary 


THIS DOCUMENT HAS A COLORED BACKGROUND AND IS MULTI-COLORED ON THE FACE. THE COMPANY LOGO APPEARS 
ON THE BACK OF THIS DOCUMENT AS A WATERMARK. IF THESE FEATURES ARE ABSENT, THIS DOCUMENT IS VOID. 


ORSC 22262 (9/08) 














ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 


State of California 

County of_ Contra Costa _) 


On 3/12/2015 before me, ^ Notary Public 

(insert name and title of the officer) 

personally appeared David G. Harris _ 

who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the 
person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTT OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 




\ 


JUUAPinA 

ConwMtiOft# 2096177 
Notwy Public • CaHtomia | 
Contra Coata County g 
MvComm.EaBliaaFab4.20191 



ACKNOWLEDGMENT 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. _ 

State of California 

County of_ Sonoma _ ) 

Qn March 17th, 2015 before me, Joseph J Lemas, Notary Public 

(insert name and title of the officer) 

personally appeared Robert S. Berger _ 

who proved to me on the basis of satisfactory evidence to be the person{^ whose name^) is/^e 
subscribed to the within instrument and acknowledged to me that he/s)^4/tlji^y executed the same in 
his/Ji4r/t|jfeir authorized capacity(i^), and that by his/l)^r/tbteir signature(^ on the instrument the 
person(^, or the entity upon behalf of which the person(^ acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 

* JOSEPH], lemas' I 
COMM. #2079785 
I Notary Public • California 
Sonoma Coun^ 

My Cyan. ^ir» 2i, 2018[ 



WITNESS my hand and official seal. 


©i 


NR01 



leck A License - License Detail - Contractors State License Board 


Page 1 o 


Contractor's License Detail for License # 470501 


iSCLAIMER: A license status check provides information taken from the CSLB license database. Before relying on this 
formation, you should be aware of the following limitations. 

CSLB complaint disclosure is restricted by law (B&P 7124.6) If this entity is subject to public complaint disclosure, a link for complaint disclosure will appear below. Click on th 
link or button to obtain complaint and/or legal action information. 

Per B&P 7071.17 , only construction related civil judgments reported to the CSLB are disclosed. 

Arbitrations are not listed unless the contractor fails to comply with the terms of the arbitration. 

Due to workload, there may be relevant information that has not yet been entered onto the Board's license database. 

Business Information 

UNITED STRIPING 101 INC 
P O BOX 690 
PENNGROVE, CA 94951 
Business Phone Number:(707) 766-9499 

Entity Corporation 
Issue Date 03/06/1985 
Reissue Date 06/28/1995 
Expire Date 06 / 30/2015 

License Status 


This license is current and active. 

All information below should be reviewed. 


Ciassifications 

lC32 - PARKING AND HIGHWAY IMPROVEMENT 


Bonding information 

Contractor's Bond 


IThis license filed a Contractor's Bond with AMERICAN CONTRACTORS INDEMNITY COMPANY. 

pond Number: SC6019905 

Bond Amount: $12,500 

[Effective Date: 03/02/2009 

[Contractor's Bond History 


Bond of Qualifying Individual 


iThe Responsible Managing Officer (RMOj CAPRAF^K ARMANDO certified that he/she owns 10 percent or more of the voting 
stock/equity of the corporation. A bond of qualifying individual is not required. 

Effective Date: 06/28/1995 


Workers* Compensation 


Is license has workers compensation insurance with the SECURITY NATIONAL INSURANCE COMPANY 
[Policy Number.SWCI 056507 
(Effective Date: 10/01/2014 
fexpire Date: 10/01/2015 

[Workers’ Compensation History _ 


Miscellaneous Information 


ps://www2.cslb.ca.gov/OnlineServices/CheckLicenseII/LicenseDetaiLaspx?LicNum=470501 


3/18/20 












leck A License - License Detail - Contractors State License Board 
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Contractor's License Detail for License # 675120 


iSCLAIMER: A license status check provides information taken from the CSLB license database. Before relying on this 
iformation, you should be aware of the following limitations. 

CSLB complaint disclosure is restricted by law (8&P 7124.6) If this entity is subject to public complaint disclosure, a link for complaint disclosure will appear below. Click on th 
link or button to obtain complaint and/or legal action information. 

Per B&P 7071.17 , only construction related civil judgments reported to the CSLB are disclosed. 

Arbitrations are not listed unless the contractor fails to comply with the terms of the arbitration. 

Due to workload, there may be relevant information that has not yet been entered onto the Board’s license database. 

Business Information 

BERGER CONCRETE INC 
P O BOX 402 
VINEBURG, CA 95486 
Business Phone Number:(707) 935-3805 

Entity Corporation 
Issue Date 08/03/1993 
Reissue Date 10/21/1997 
Expire Date 10/31/2015 

License Status 


This license is current and active. 

All information below should be reviewed. 


Ciassifications 


I C-8-CONCRETE 

I A - GENERAL ENGINEERING CONTRACTOR 


Bonding information 

Contractor's Bond 

This license filed a Contractor’s Bond with AMERICAN CONTRACTORS INDEMNITY COMPANY 
Bond Number: SC6028761 
Bond Amount: $12,500 
Effective Date: 03/02/2009 

Contractor's Bond History _ 


Bond of Qualifying Individual 


iThe Responsible Managing Officer (RMO) BERGER ROBERT STEPHEN certified that he/she owns 10 percent or more of the 
voting stock/equity of the corporation. A bond of qualifying individual is not required. 

Effective Date: 06/08/2006 

pBOrs Bond History _ 


Workers' Compensation 


[This license has workers compensation insurance with the INSURANCE COMPANY OF THE WEST 

jPolicy Number:WPL50219070 

Effective Date: 10/01/2012 

fexpire Date: 10/01/2015 

(Workers' Compensation History 


ps://www2.cslb.ca.gov/OnlmeServices/CheckLicenseII/LicenseDetail.aspx?LicNum=675120 
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License Search for Professional Engineers and Land Surveyors 

fucenseeName: ;H 

License Type;. ^ LAND SURVEYOR 

License Number: 6947 
License Status: CLEAR Detiniiion 
Expiration Date: iSeptember 30,2015 

i Address: .[ 202 1 EL DEN m 

^CHy:.I ROSEVILLE. 

State: iCA 

?'P: 

County; 

; Actions 

Public Record Action(s) 

This information is updated Monday through Friday-Last updated: MAR>17-2015 
Disclaimer 

All infbrmaSon provided by the Department of Consumer Al^irs on this web page, and on its other web pages and internet sites, is made available to provide immediate access for 
the convenience of interested persons. While the Department believes the information to be reliable, human or mechanical error remains a possibility, as does delay in the posting 
or updating ofinfbrmaHon. Therefore, the Department makes no guarantee as to the accuracy, completeness, timeliness, currency, or conect sequencing of the information. Neither 
the Department, nor any of the sources of the information, shall be responsible for any errors ororrwssions, or for the use or results obtained from the use of this information. Other 
specific cautionary notices may be included on other web pages maintained by the Department All access to and use of this web page and any other web page or internet site of 
the Department is governed by the Disclaimers and Conditions for Access and Use as set forth at California Departmentof Consumer Affairs’ Disclaimer Informafon and Use 
Infotmafon. 
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General Engineering & Concrete Contractors 


P.O.Box 402 
Vineburg, Ca 95487 
707-935-3805 
707-935-5931 (fax) 
office@bergerconcrete.com 


REFERENCE LIST: 


1. Sonoma County Regional Parks * 2300 County Center Dr. #A, SR, CA * 

Contact: Mark Cleveland 707-565-2041 

ADA Improvements, concrete pathways, site grading, parking lot upgrades 

2. City of Davis -* 2300 Russell Blvd., Davis, CA * 

Contact: Matt Deusenberry 530-757-5686 

Playfield Park Flatwork - Concrete flatwork, drainage, irrigation, site grading, tree 
planting, root barrier, handrails 

A, 6^ 

3. City of Napa * PO Box 980905, Napa, CA 94559* 

Contact: Jeff Folks 707-290-6432 

City sidewalk, ADA Ramps, Curb/gutter, Driveway Approach 



Public Work's Contractor Registration Search 


Page 1 of 1 



Division of Labor Standards Enforcement 


Public Works Contractor Registration Search 

This is a listing of current and active contractor registrations pursuant to Division 2, Part 7. Chapter 1(commendng with section 1720) of the California Labor Code. 
Enter at least one search criteria to display active registered public works confractorfs^ matching your selections. 

Registration Number: 

Contractor Legal Name: Berger Concrete Contractor License Lookup 

License Number: 675120 



Public Works Contractor Registration Web Search Results 
One Registered Contractor found. 1 

Legal Name Registration Number | License Type/Numberts) Registration Date: Expiration Date 

BERGER CONCRETE INC : 1000003757 | CSLB:675120 12/11/2014 06/30/2015 

Export as: Excel | PDF 


Copyright C; 2014 State of California 


https;//efiling.dir.ca.gov/PWCR/Search.action 


3/18/2015 










Public Work's Contractor Registration Search 


Page I of 1 


/if 

' 


4 


Division of Labor Standards Enforcement 


Public Works Contractor Registration Search 

This is a listing of current and active contractor registrations pursuant to Division 2. Part 7. Chapter 1 (commencing with section 1720) of the California Labor Code. 
Enter at least one search criteria to display acf/Ve registered public works contractoris) matching your selections. 

Registration Number: 

Contractor Legal Name: Contractor License Lookup 

License Number: 470501 

! Search 1 \ Reset! 


Public Works Contractor Registration Web Search Results 
One Registered Contractor found. 1 

Registration Number 
1000013394 


Legal Name 

UNITED STRIPING 101 INC, 


License Type/Number(s) Registration Date Expiration Date 
CSLB:470501 03/02/2015 06/30/2015 

Export as: E xcel [ PDF 


Copyright c") 2014 State of California 


https://efiling.dir.ca.gov/PWCR/Search.action 


3/19/2015 







